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Message Text 


UNCLASSIFIED 

PAGE 01 KARACH 00515 061225Z 
53 

ACTION NEA-07 

INFO OCT-01 EA-07 ISO-OO EB-05 DRC-01 RSC-01 /022 W 

005407 

P R 061200Z MAR 74 
FM AMCONSUL KARACHI 
TO USDOC WASHDC PRIORITY 
INFO SECSTATE WASHDC 7904 
AMEMBASSY ISLAMABAD 
AMCONSUL LAHORE 
AMEMBASSY BEIRUT 
AMEMBASSY SINGAPORE 
AMEMBASSY MANILA 

UNCLAS KARACHI 0515 

E.O. 11652: N/A 

TAGS: BMEP, ENRG, ETRN, PK 

SUBJECT: MAJOR EXPORT PROJECT - INDUS RIGHT BANK PIPELINE 

REF: A. KARACHI A-49, JUNE 6, 1973 

B. KARACHI 1362, AUGUST 2, 1973 

C. KARACHI 1447, AUGUST 13, 1973 

D. KARACHI 1448, AUGUST 13, 1973 

E. KARACHI A-79, AUGUST 22, 1973 

F. STATE A-9633, NOVEMBER 21, 1973 

G. KARACHI 0228 

H. MANILA 2035 

I. MANILA 2542 

1. INDUS RIGHT BANK PIPELINE (IRBP) PROJECT, A 300 MILE 

$60 MILLION GAS PIPELINE, IS ON THRESHOLD OF IMPORTANT NEW 
STAGE OF DEVELOPMENT. CONSTRUCTION OF PHASE I, THE FIRST 
45 MILES NORTH FROM KARACHI ALREADY BEGUN BY SUI 
GAS TRANSMISSION COMPANY (SGTC). PROCUREMENT FOR 
VERY IMPORTANT PHASE II, 260 MILES SEGMENT TO BEGIN 
IMMEDIATELY. FINANCING FOR PHASE II FOREIGN EXCHANGE 
COSTS OF $30 MILLION WILL BE UNDERTAKEN BY ASIAN 
DEVELOPMENT BANK. 

UNCLASSIFIED 

UNCLASSIFIED 
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2. REQUESTS FOR INTERNATIONAL TENDERS ON VARIOUS ITEMS 
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TOTALING MORE THAN $20 MILLION WILL BE DISTRIBUTED ABOUT 
MARCH 20, 1974. TENDERS WILL BE OPEN FOR ONLY 45 DAYS 
AND WILL BE DUE IN KARACHI ON MAY 6, 1974. ITEMS TO 
BE PROCURED THROUGH INTERNATIONAL TENDER INCLUDE 260 
MILES OF 18 INCHES LINE PIPE, COAT AND WRAP MATERIALS WORTH 
APPROXIMATELY $1.5 MILLION, BORE AND PLUG VALVES AND 
VARIOUS PIECES OF MACHINERY AND EQUIPMENT WITH A TOTAL 
ESTIMATED COST OF APPROX. $5 MILLION INCLUDING D-7 PIPE 
LAYERS; HEAVY DUTY GRADERS; DRAG LINE CRANES; 

WELDING MACHINES AND NUMEROUS PIECES OF TRANSPORTATION 
AND CAMPING EQUIPMENT. 

3. TENDER DOCUMENTS FOR PHASE I REQUIREMENTS FOR 

LINE PIPE, VALVES, AND COAT AND WRAP MATERIAL WERE SENT 
TO COMMERCE IN CONJUNCTION WITH REFS. B, C & D 
RESPECTIVELY. SPECIFICATIONS IN UPCOMING PHASE II 
TENDERS WILL BE AMOST EXACT DUPLICATES OF PREVIOUS 
TENDERS EXCEPT THAT QUANTITIES WILL BE APPROXIMATELY 
FIVE TIMES GREATER. 

4. REQUEST COMMERCE NOTIFY POTENTIAL AMERICAN SUPPLIERS 
OF THIS APPORTUNITY AND PASS COPIES OF OLD TENDERS TO 
INTERESTED AMERICAN FIRMS. AMERICAN FIRMS SHOULD 

BE PREPARED TO ACT IMMEDIATELY WHEN THE NEW TENDERS 
ARE AVAILABLE SINCE THEY WILL HAVE VERY SHORT TIME IN 
WHICH TO BID. 

5. AMCONGEN KARACHI FORWARDING PRIORITY AIRGRAM 
NO. 21 DATED MARCH 8, 1974 TO COMMERCE WITH MORE 
DETAILS ON THIS MAJOR EXPORT OPPORTUNITY. POST WILL 
ALSO FORWARD TENDER DOCUMENTS TO COMMERCE UNDER 
TRADE OPPORTUNITY - FOREIGN GOVERNMENT TENDER 
FORMAT AS SOON AS DOCUMENTS BECOME A VAIL ABIE. 

TIGER 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: PETROLEUM PIPELINES, CONTRACTS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 06 MAR 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974KARACFI00515 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: KARACHI 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740364/aaaachwh.tel 

Line Count: 95 
Locator: TEXT ON-LINE 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: A. KARACHI A-49, JUNE 6, 1973 
Review Action: RELEASED, APPROVED 
Review Authority: martinml 
Review Comment: n/a 
Review Content Flags: 

Review Date: 29 JUL 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <29 JUL 2002 by elbezefj>; APPROVED <04 DEC 2002 by martinml> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR EXPORT PROJECT - INDUS RIGHT BANK PIPELINE 
TAGS: BEXP, ENRG, ETRN, PK 
To: COM 
Type: TE 
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